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FOLLOWING SENT ACTION CINCUSNAVEUR LONDON UK, INFO 
COMN A VTELCOM WASHDC, CO NAVCOMMSTA GREECE NEA MAKRI GR FROM OIC 
NAVCOMMUNIT ASMARA ETHIOPIA (DTG 192130Z MAR 75) REPEATED FOR 
YOUR INFO 

QUOTE 

CDR EMMERSON SENDS 

SUB J : PROVISION OF ELECTRICITY TO ASMARA 

1. AT A MEETING ELPA/SEDAO OFFICIALS, MOBILE OIL CO ASMARA 
PRESIDENT, CINCUSNAVEUR REP, OIC NCU, CISCO MANAGER, AND PA&E 
MANAGER HELD 191300Z THE RESULTS OF ELPA CALCULATIONS OF TRACT E 
POWER PLANT FUEL REQUIREMENTS WERE PRESENTED TO U.S. REPS. ELPA 
CHIEF ENGINEER STATED THAT THESE FIGURES WILL BE INCLUDED IN A 
LETTER TO BG GETACHEW, ERITREAN MATERIAL LAW ADMINISTRATOR, COPY 
TO CHAIRMAN DIRG, REQUESTING APPROVAL AND INSURANCE THAT FUEL WILL 
BE PROVIDED. TO BE INCLUDED IN THE LETTER IS THE STATEMENT THAT 
TRACT "E" TANKS (TOTAL 380,000 GAL) MUST BE FILLED PRIOR TO 
COMMENCEMENT PROVISION OF POWER TO ASMARA TO ENSURE ADEQUATE 
RESERVE IN CASE MASSAWA ROAD IS AGAIN INTERDICTED. 

2. (U) FULL TEXT OF ELPA PAPER FOLLOWS: 

FORECASTED FUEL AND LUBRICATING OIL REQUIREMENTS FOR PARTIAL 
SUPPLY OF ASMARA TOWN FROM KAGNEW DIESEL POWER STATION. 
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FORECASTED STARTING PERIOD OF SUPPLY MARCH 24, 1975 MONDAY 
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FORECASTED SUPPLY DURATION PERIOD MARCH 24 - APRIL 30 
FORECASTED : 

PEAK LOAD KW 3,200.00 

LOAD FACTOR PERCENT 50.00 

AVERAGE LOAD KW 1,600.00 

DAILY PRODUCTION KWH 38,400.00 

MONTHLY PRODUCTION " 1,152,000.00 

SPECIFIC FUEL CONSUMPTION GR/KWH 285.00 
LBS/KWH 0.63 
FUEL CONSUMTION (SEDAO ONLY: 

DAILY TONS 11.00 
LTS. 12,900.00 
LBS. 24,230.00 
GALLONS 3,440.00 
MONTHLY TONS 330.00 
LTS. 387,000.00 
LBS. 726,900.00 
GALL. 103,200.00 

FUEL CONSUMPTION (PRESENT KAGNEW REQUIREMENT) : 

DAILY TONS 6.30 

LTS/DAY 7,500.00 
GALL. 2,000.00 
MONTHLY TONS 189.00 
LTS. 225,000.00 
LBS. 416,000.00 

GALL. 60,000.00 

THEREFORE TOTAL FUEL REQUIREMENT 
KAGNEW AND SEDAO : 

DAILY TONS 17.3 

LTS. 20,400.00 
GALL. 5,440.00 
LBS. 36,030.00 
MONTHLY TONS 519.00 
LTS. 612,000.00 
GALL. 163,200.00 
LBS. 1,080,900.00 

THIS MEANS THAT EVERY 3 DAYS A TRUCK AND TRAILER MUST UNLOAD 
FUEL AT KAGNEW POWER STATION TO MAKE UP FOR THE DAILY FUEL 
CONSUMPTION. 
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LUBRICATION OIL REQUIREMENT 
SPECIFIC LUB. OIL CONSUMPTION GR/KWH 4 

LBS/KWH 0.0088 

MONTHLY CONSUMPTION : 

SEDAO KG 4,610.00 

LBS. 10,450.00 

KAGNEW KG 3,600.00 

LBS. 7,950.00 
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TOTAL KG 8,210.00 
LBS. 18,400.00 

3. AT THE CONCLUSION OF THE MEETING ELPA CHIEF ENGR STATED THAT 
INSULATION OIL FOR AUTO TRANSFORMER HAS BEEN RECEIVED AND IS BEING 
PURIFIED FOR INSTALLATION TOMORROW, AFTER WHICH A 24-HOUR VOLTAGE 
TEST WILL BE CONDUCTED IN THE LAB. INSTALLATION AT TRACT "E" WILL 
TAKE 2 OR 3 DAYS BECAUSE OF SIZE AND WEIGHT OF TRANSFORMER. THUS 
CONNECTION TO CITY WILL BE COMPLETE AND POWER CAN BE SUPPLIED 

ON 24 MARCH. 

4. PA&E SPLIT THE BUS TODAY AND SHIFTED TRACT "B" FEEDER TO OUR 
SIDE OF THE BUS. NOW OUR GENERATORS ARE COMPLETELY ISOLATED 
FROM ELPA'S AND WE ARE 100 PERCENT READY TO PROVIDE POWER 
AT 50 HERTZ. AFTER THE SPLIT PA&E TESTED ELPA'S TWO 
GENERATORS UNDER SMALL (75-100 KW) LOAD FOR TWO HOURS, TEST 
SATISFACTORY. UNQUOTE 

SHERRY 
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